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30 December 1965 


Subject: ECP'S GR-45, 46, 48, AND 50, CONTRACT 

LP-2264 


Dear Chuck, 


Please provide 
them. 


These no-c ost changes are technically acceptable. 
|with formal approval to proceed with 


Note th at both numbers 45 and 50 apply to the 

Recorder. advised us that the same mod symbol 

will not be used to identify both of these changes due to the 
probable difference in retrofit timing. 


Atch. 


Regards, 

w 

George 


cc: 
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GA - 531 

12/9/65 

NAME OF MAJOR COMPONENT 
■ Recorder 


| ENGINE: NG STUDY □ 

| CHANG ‘KOPOSAL 0 | 45 

j AFFECTS: A.5 31 A ' SLR 

1 , 

PART OR LOWES ^ASSEMBLY > PART NO. 

Electron Tube and Shield model or type 
Assembly - Cathode Ray 531A701-903-101 

. J ~ ■ — - «.» « — ... - ■■■« .11, I H .» 


TITLE OF PROPOSAL: 


Eliminate CRT Connector Arcing 


NATURE OF PROPOSAL: Add new r j;rLA701 „ Connector, 5 31A701-014-1 

Insulator and 1 3 1 A7 0.1 -015 Washe in place of presently used EA/HV-3 
connector. New P/N 5 31A701-013 Connector * ‘is a modified AMP 
HA/HV-3 connector. 

A Mod No, will be assigned to t Recorder 531A 701-001 with this 
change. 


REASON FOR PROPOSAL: 

To prevent CR r ’ 'nigh voltage conr. etor from arcing at altitude. 


< H : 


ESTIMATED COST AND TIME INVOLVED: 

ES 

ADDITIONAL FUNDING REQUIRED: 

ESTIMATED COST FOR KITS OR PARTS: 

CP 

ADDITIONAL FUNDING REQUIRED: "/A . 

items affected by proposal: Production units S/N A7002-9 thru 19 to her retro- 
fitted, S/N A70Q2-20 and subs line. 


mi " 1 ' 

MISSION 

SAFETY 

EPFCC 

TIVENE88 

□ 

& 


-30 min. "dlsaescmbie 5 'min chai 
30 min, reass amb le 1 h r in T- 

SOURCE or PARTS FOR Kb ~ 


N HOUR 

. dis 


• if OH TOOLS AND 

M'AINTE- 

\ — 

MAINTE- 1 

» M1 SUPPORT 

NANCE 

SERVICE FLIGHT 

NANCE | 

, NC f SOUiPSi'NT 

PROCEDURE 

LIU. MANUAL 

MANUAL | 

J i □ 

m 

jS □ 

M J 

IN FIELD: 

■ parta 



| 


AVAILABILITY 


.WEEKS AFTER APPROVAL 


QTATI vfttfPOSITIQN QF SPARES /,ri f Ul D: bpar-i to b,' ■ ' r^\,-in"gi»(f“to latest '"conTTgurf ?pton;* 
o l M l l N l *_( j | > 0 will be chfil'Nsd by cuange n- L yCe to PbO, ; 
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r 


--&© A. “S3! 


date 


12 - 9-6 


*T 


' AFFECTS: 


NAME OF MAJOR COMPONENT 

'■ tecordar M a ra a z :i n e 


•liUttor CjOV" : 


this of proposal; change Spring Action or 


STUDY 

OSAL 

□ 

m 

Of- k6 

31 A SIP | 

1SEMBLY 


PART NOV 

-ssy 


(old j 




. j J..A7 1 3»02 1-10 1 (new) 


•tor .Laver Assembly 


Sh 


1 NATURE OF PROPOSAL: 

liepiaco S.31A?23-01ii~l Spring and 531a? ■ 1 >8-101 layer Assembly with new 
531A723-Q22-1 Spring, S3XA723-023-1 OuJ. : '-lock an: r ;3U723~o2i~101 Lever Ass'y, 


A Mod So. will be assigned with this ch j. to the magazine P/*l 5 31A70?. 
001-103. ■ 


IS; 


reason fop. (Proposal: 


Design iaprovement to increase reliability of shutter assembly action. The shutie 
ha© not >een consistently closing whan Ynjazine is nulled from the Recorder. 


tSS 


ESTIMATED COST AND T IME INVOLVED. 
ADDITIONAL FUNDING REQUIRED: 


E5T1P ATED COST FOR KITS OR PARTS: 

add riONAL Funding required: 


n/a 


i?8Ml Wt JH o *y proposal. Production units ;/N 7002-9 thru 19 to be retrofitted, 
7005-20 and. sub in line. 



MISSION 


i INT-EI- 

SAFETY.' 

EFFCC- 

PERFORM- 

OPERATING CHANGE- 


TIVSHCSS 

AWCE 

PROCEPURCI ASiL'TY 

D 

.. • fcAwJvi'- 

a 

$ 

a i jO 


'VElGH 1 oft 
HEIGHT 

AND 

BALANCE 


TOOLS AND 

M/INTE- i 


MAINTE- 

SUPPORT 

NANCE service 

FLIGHT 

NANCE 

EQUIPMENT 

PROCEDURE LIE* 

MANUAL 

MANUAL 

□ 

is | k. 

□ 

K 


1 pr dieasaefifolQ, 3 hr change and check') ,, 1 hr reassemble 


sourCF of parts for kit. 


gr 


AVAILABILITY 


a 


. WEEKS AFTER APPROVAL 


DISPOSITION OF SPARES AFFECTED: _ . . 

STATlIllTL , Spares to .bo rowornsed to latest cord xguration. 

PPB to be changed by C/N to PSD. 






©A - $31 

_ ~ 

NAME OF MAJOR COMFCt^f 
Receiver T 

"title OF PROPOSAL: 
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, a I ENGIT ti RING STUDY : □ 

l A £ J** n 


: ENG1P n KING STUDY 

CHANG! PROPOSAL 

| AFFECTS: Gi-5334\ ; SU 

PART OR LOWE .T ' jEASSEMElY" " 

3 .ngle Sict hand 


PART NO. 


M,"S«S C k 1^ ISguj-g; 

i. — — i— > Will W i M i ii m i .. M wi n , ■■■■■> ■ , m m; n w ■■■ m wl i ft — fr i rflWW 

:i3<iuod SSB Moc ti.or Monitor Output 


NATURE OF PROPOSAL; : j 

Change R26, RC20LFU?i*/ resistor R26 to .iC2UG.F683t7. t j 

A Mod No. will bt assigned to the Rec< ; rer unit (53XAij.0O-OOl-lOS>) with this 
change, | j 

-Part number changes //ill be : *.j- f / ; v&i ■ 

Old Number New Number* ! 

& 31A4 o7 -do 5- 1C 1 ;SB lodulator ' embly S’TT A 4TJT- H7TS - 1 0 $ 

5 31A4 07-01 7-101 5SB lodulator t <: viver '% ’31A’*4‘0 7-017- 1'0'f* 

^REASON FOR PROPOSAL? ~ *” ' — — ’ " 


To prevent I,P. ,-tf . Condition Signal itput from exceeding: limits. level 

of the coadi ti onto signal reaches a m -a* which exceeds the 2V maximum," . 


ESTIMATED COS ' AND TIME INVOLVED: 

additional funding required 

ESTIMATED COS' FOR KITS OR PARTS: 
ADDITIONAL FUNDING REQUIRED; 


items AFFECTED sv PROPOSAL: Production un: 3/N Alt 00 3- 9 thru 19 to be retrofitted; 

S/N AU003-80 and subs in line. V 



MISSION 

t . ~ l 

! INTER- 

SAFETY 

tPFtt- 

PS r i»m 

OPEIIATINS | CHANGU 


nvCNCSS 

. W 'Ji 

RROt roust I ability 

Q. 

□ 

-Jvi 

.JlLJ a 


it 3R T03UT A N 0 { IWiSITf ; [O' j '*A1NTE- 

1^ ! ‘ BUPPOlU ' RANGE i SERVICE PUCHT : MAUCE 


STATII 


□. □ li j ti j jn J □ 1 □ ; □ j □ 

■ ESTIMATED MAN HOURS . LOUiLEO TC -ACCOMPLISH CH/U IGE IN FlELDt 

1 hour diiHMiMfltoLr;, 20 m inu ,e i change «.»•*, 1 hr aenembie, 1 hr Tea 


I H 


SOURCE OF PAWS FOR KiT. 

' Git 


AVAILABILITY - 


.WEEKS AFTER. APPROVAL 


DISPOSITION QF SPARES Ail iciED: *,.■„ , „ , , , A 

< •»» to bi worked to latee t configurator 

PFB to be Change u? change notice to ___* 


Approved For Release 2002/10/25 : CIA-RDP72B00464R000400070059-1 

__ 



Approved R^elease 2002/10/25 : CIA-RDP72B00<#R000400070059-1 


GA -5.31 

DATE , 

12 M/6g 

NAME OF MAJOR COMPONENT 

Recorder 


ENG IN iNG STUDY 

CHANG ' GPOSAL 

p *■ ■ 1 1 ■ - 1 1 111 

■ AFFECTS: 

GA531 SLR 

PART OR LOWEST LU3ASSEM&LY 

Metering D-iura Assisiffoly' 



PART NO. 


mw-m* {qm) 


TITLE OF PROPOSAL: 


NATURE OF PROPOSAL: 


IfodiiyjFilm Mitering I .,n Assem bly 


Add new 53U7U-020-101 Drum to replace S3U715-OOS-1 Drum. 

A Mod. No. w ,11 be assigned to th< 7 31A701-QQ1-101" Recorder vrlth this change. 


REASON FOR PROPOSAL: ~ 

Design improvement for better rel llity of metering drum function. 
Ring is presently bonded to Drum. i-i«w design will pin ring to drum. 
Bonded ring >osition has been shifted whoa flgpTf hit during 
magazine rem-»val. Edge guidance o’ ‘ilm hasten affected by bonding 
material unavoidably getting on e::Lern;il ring* 


ESTIMATED COST AND TIME INVOLVED: 

ES 

ADDITIONAL FUNDING REQUIRED: K/A 

ESTIMATED COST FOR KITS Ol: PARTS: * 

CP 

ADDITIONAL FU NDING REQUIRED: 

ITEMS AFFECTED BY PftOPC. .TiTiVodt ction ' unltD -iTTri* sTtf . 7002-G through -lAto "he"*" 
recycled through SRA for change. J 7002-20 anc subs in line. 


MISSION 
SAFETY EFFfC- 

TIVINI** 

□ m 


„ ) INTER. 

PIN JlfM j OREMAtiFK, t HAIWr 
A.'lf:. pROCEOUSE ABILITY 


IILITY ^A1AJ ; CL 

□ I b 1 fc a [ cj i_ j □ m ' j a i 

ESTIMATED MAN HOURS Ri GUIRI D TO ACCOMPLISH CriAl ■ •!. IN FIELD-. 

3^ Min disassemble:: 30 n±r reassemble?.. hrs align ai 
~SOURCE OF PARTS FOR K1 

? FfL 1 

j AVAILABILITY 


MAtNTE- 

NANCE 

SERVICE 1 

FU4NT 

Nainte- 1 

NANCE 

F'ROLSOUW. 

LIFE 1 

MANUAL 

MANUAL . 

• W • 

ran q 

□ 


■ - ’ 

^ I 


hrs align and check-out, 

AWAf A AH 1 Y\y ^ vi . r 


STATIsbTiaosiTioN of spares ■ Arf-fc 


TiON OF SPARES Ar^feCT E D j c pawa to hm 
PPB to be ch iHK-io by C/cT to PS0. 


AVALABiUTY _ WEEKS AFTER APPROVAL 

rked to latest configuration. 
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